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1. This document constitutes Amendment No, 7 to Contract 
No. HY-1290, between The Firewel Company, Inc., Buffalo, sew | 
York, and the United States Government and enends seid contract, 
as amended, a6 haveingiter set forth. 


| 2, Pursuent to the clause of thia contract entitled "Changes", 
| the Government requires that the Contractor furnish certain additioual 
work and sexvices in the perfermmmes. of the contract. 


3. Sehodule § of Contract Yo. HF~1230 is therefore avended to 


include Items Nos, 26 through 55 as set forth in attachment entitled 
"3chedule 5 {continued)", 


4. In consideration of the Contracter's performmce of the eat, 
work and services stated herein, SECTION B ~ GOUGITERATION 


25X1A 


aes In accordance with the aleuse of this contract. entitled 
"Payments", and aubj,ect to redetermination of price in 
accordance with the part of this schedule entitied “PRICE 
REDETERMENATION,® unless otherwine specified in the numbered 
sehedules, the Government shall pay the Contraster apo: 
satisfactory performance of this contract, as full paynant 
for the equipiumt to be furnished by the Contractor hereunder, 
the emunt of MEENREEMEvhich is the totel of the prices 
get forth in Schedules 1, 2, 3, 4, 5 and 6 hevete. 


OT, 
Sane 
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5. By reason of the foregoing the total Contract Ceilines 
Price is increased by $26,986.67 from 


4, All ether terms, conditions and requirements ef Contract 
No. HF<-L230, as anended, remain unchanred. 


7, Plenee indicate your receipt of this Amendment Ho, 7 to 
Contract Ho. H¥-1230 and your acceptance thereof by exeeuting 
the original and two copies of this Amendment. Return the fully 
executed oricinsl and one copy of this Anmdment to the under 
gi:med and retain the remainin: copy for your files. 


Very truly yours, 


ACKNOWLEDGED AND ACCEPTED 
aN Liet LOMPANT, INC. 
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